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/023R 

DRAFTED BY OC/PE-E:BSKOFFMAN/JM 
APPROVED BY A/OC:WENAEHER 
OC/PE : B S KOFFM AN, ACTG. 

A/OC-AF:RLLOCHMILLER 

DESIRED DISTRIBUTION 

OC/S, A/SY/FO, A/SY/NSU, AF/EX, A/FBO 

065323 202237Z/66 

P R 202138Z MAR 78 
FM SECSTATE WASHDC 
TO AMEMBASSY BRAZZAVILLE PRIORITY 
INFO AMEMBASSY ACCRA 
AMEMBASSY KINSHASA 
AMEMBASSY NAIROBI 

CONFIDENTIAL STATE 071383 

ACCRA/NAIROBI FOR RCO; KINSHASA FOR RSO; FROM OC/PE 

E.O. 11652: GDS 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: TEMPORARY COMMCENTER RENOVATIONS 

REFS: (A) 77 ACCRA 7189 (B) 77 STATE 234917 (C) STATE 
021685 (D) KINSHASA 1877 (E) STATE 051404 (F) BRAZZAVILLE 
0253 

1 . DEPT. HAS ATTEMPTED FOR NEARLY SIX MONTHS TO HAVE THE 
POST PROVIDE A COST ESTIMATE FOR THE WORK TO BE PERFORMED 
IN THE TEMPORARY COMMCENTER. IN JANUARY (SEE STATE 21685 
REF C). THE DEPT. RECAPPED THE HISTORY OF EVENTS LEADING TO 
CONFIDENTIAL 
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PRESENT IMPASSE. AGAIN ON FEB. 28. DEPT. SENT POST AN 
IMMEDIATE CABLE (REF E) REQUESTING A RESPONSE TO STATE 
21685 (REF C). 

PERHAPS EVENTS HAVE OCCURRED AT POST THAT HAVE COMPLICATED 

A TEMPORARY COMMCENTER, AS OUTLINED IN RCO ACCRA'S TELE- 
GRAM 7189 DATED 20 SEPT. 77 (REF A). IF THEY HAVE, HOWEVER, 
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DEPT. CANNOT LOCATE IN ITS FILE ANYTHING THAT SUGGESTS THE 
RECOMMENDATIONS IN ACCRA'S 7189 SHOULD NOT BE FOLLOWED. 

2. BRAZZAVILLE'S MOST RECENT TELEGRAM (0253, REF F) 

STATES THAT AN APPROVED VAULT DOOR IS ESSENTIAL FOR THE 

TEMPORARY COMMCENTER AND POST REQUESTS AIR SHIPMENT OF A 
CLASS V VAULT DOOR. POST'S ATTENTION IS DRAWN TO STATE 
234917 (REF B) DATED SEPT. 28, 1977, IN WHICH DEPT. APPROVED 
THE CONTINUED USE OF THE MODIFIED AND OVERHAULED F-4 VAULT 
DOOR UNTIL MOVE TO NEW CCC OCCURS. IS THERE SOMETHING 
WRONG WITH THE F-4 DOOR THAT HAS NOT BEEN BROUGHT TO DEPT'S 
ATTENTION? IF NOT. RECOMMEND IT BE USED FOR TEMPORARY 
COMMCENTER. 

3. POST COMMENTS ARE REQUESTED. VANCE 
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